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INFO AMCONSUL HONG KONG 


LIMITED OFFICIAL USE TAIPEI 1303 
HONG KONG FOR RSS, RTC 
E.O. 11652: N/A 

TAGS: ASEC, ABLD, AFSP, TW 

SUBJECT: PHYSICAL SEUCIRTY IMPROVEMENTS, TAIPEI EMBASSY CONSULATE 

1 . FUNDING IS REQUESTED FOR THE FOLLOWING WORK TO COMPLETE THE 
PROTECTIVE SECURITY PROJECTS, TAIPEI: 

CHANCERY (FBO BULDING): 

A. REPLACE THREE WINDOWS IN AMBASSADOR'S OFFICE WITH LEX AN. 

COST: $1,300.00. 

B. INSTALL STEEL PLATE ON PARTITION IN C&R UNIT TO HEIGHT 
OF 8 FEET. COST: $625.00. 

C. STEEL PLATE FIRE EXIT DOOR AT END OF HALL FROM 
AMBASSADOR'S OFFICE. COST: $375.00. 

CONSULATE (CONSULATE IS EPC (ECONOMIC PLANNING COUNCIL)-ROC OWNED): 

D. INSTALL CHAIN LINK FENCE AT FRONT OF CONSULATE. COST: 

$1,964.00. 

E. INSTALL CHAIN LINK FENCE ON REAR WALL OF CONSULATE. 

LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 TAIPEI 01303 100733Z 

COST: $1,041.00. 

F. INSTALL CHAIN LINK FENCE ON EAST WALL OF CONSULATE. 

COST: $844.00. 

2. TOTAL FUNDS REQUIRED AT $6,200.00 WITH $2,300.00 NEEDED 
FOR FBO PROPERTY AND APPROXIMATELY $3,900.00 FOR LEASED 
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PROPERTY OCCUPIED BY CONSULAR SECTION. 

3. ADVISE. 

UNGER 

LIMITED OFFICIAL USE 
NNN 
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